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PAGE 01 NATO 02500 081558Z 
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ACTION EUR-25 

INFO OCT-OI ISO-00 CIAE-00 PM-07 INR-10 L-03 NSAE-00 PA-04 

RSC-OI PRS-OI SP-03 USIA-15 TRSE-00 SAJ-01 EB-II 

DRC-01 /083W 

077666 

R081500ZMAY 74 
FM USMISSION NATO 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5542 
SECDEE WASHDC 
AMEMBASSY BONN 

CONFIDENTIAL USNATO 2500 

E.O. 11652: GDS 80 
TAGS: MCAP, NATO 

SUBJECT: GERMAN PREFINANCING STATEMENT FOR FORWARD STORAGE SITE AT 
SEHLINGEN 

REES: A. USNATO 2280, 261350Z APR 74 

B. USNATO 2466, 06I841Z MAY 74 

1. FURTHER TO COMMENTS MADE IN REFTEL B, GERMAN DELEGATION HAS 
PROVIDED US MISSION WITH FOLLOWING DETAILED DESCRIPTION OF PROJECT: 

A. TOTAL OF 49 BUILDINGS, INCLUDING 13 EA 186 SQ M. STRADLEY 
TYPE STORAGE BUILDINGS; 4 EA 93 SQ M. STRADLEY TYPE STORAGE 
BUILDINGS; AND 9 EA EUEL STORAGE BUILDINGS; TOGETHER WITH ASSOCIATED 
STAND-BY POWER EQUIPMENT; DM 9,508,999. 

B. SITE DEVELOPMENT COSTS: DM 678,500 

C. ADDITONAL CIVIL WORKS INCLUDING EXCAVATION, HEATING, 

WATER SUPPLY AND DRAINAGE, ELECTRICAL INSTALLATION, ROADS, FIRE 
PROTECTION AND LANDSCAPING: DM 3,549,158 

D. OTHER MISC ITEM: DM 463,343 
CONFIDENTIAL 

PAGE 02 NATO 02500 081558Z 

SUB-TOTAL: DM 14,200,000 

10 PCT CONTINGENCY ALLOWANCE: 1,420,000 
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GRAND TOTAL DM 15,670,000 

2. SITE IS DESCRIBED AS ESSENTIALLY LEVEL. ALL CONSTRUCTION WOULD 
APPEAR TO BE ABOVE GROUND. 

3. PROVIDED NO MENTION IS MADE OF NAME OF SITE, OR NATURE OF PROIECT 
(I.E. FORWARD STORAGE SITE) INFORMATION CONTAINED IN PARA 1 MAY BE 
CONSIDERED AS FOR OFFICIALUSEONLY. MCAULIFFE 

CONFIDENTIAL 

« END OF DOCUMENT » 
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